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CENTRAL INTELLIGENCE AGENCY 
CO NTRACTING OFFICER'S 
DETERMINATIONS AND FINDINGS 

AUTHORITY TO NEGOTIATE CONTRACT 
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The Central Intelligence Agency proposes to enter into 
a contract with General Dynamics Corporation, CCNVAIR Division, 
Fort Woarth, Texas, for the procurement of initial studies, 
tests ana preliminary design of a high altitude reconnaissance 
vehicle. 


I hereby fin d that this procurement, Project GUSTO, is 


estimated to cost | | and is chargeable to FI seal Year 

1959 funds and is for the work described above. I also find 
that this procurement is in the interest of National Defense 
and that; it will be certified by the Director of Central Intel- 
ligence in accordance with procedure approved by the DCI on 
15 December 1956, to be for objects of a confidential, extra- 
ordinary and emergency nature and therefore within the purview 
of procurement authority of the Agency as stated in Section 
10(b) of Public Law 110, 8lst Congress. Procurement by formal 
advertising of the services called for by the proposed Contract 
No. HL- 1*646 would result in public disclosure of the nature and 
character of the proposed vehicle and its operational capabilities, 
and would thereby Jeopardize the security of this project. 


I hereby determine, as Contracting Officer for this con- 
tract, that the necessity and authority for negotiation of this 
contract have been adequately documented by proper Agency 
authority, and that the proposed contract must necessarily be 
negotiated without formal advertising. 
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PAYMENT ]?LAN FOR GENERAL DYNAMICS CORPORATION, CONVAIR 
DIVISION, FORT WORTH, TEXAS 

All payments to the General Dynamics Corporation, Convair Divi- 
sion, Fort Worth, Texas, pursuant to Contract No. HL- 46*1-6 including 
Interim and final payments for work and services performed for which 
vouchers have been submitted, will be accomplished as follows: 

1. Interim and final vouchers submitted by the General Dynamics 
Corporation, Convair Division, will be certified for payment by the 
Comptroller.. 


2. Interim and final vouchers submitted by the General Dynamics 
Corporation, Convair Division, will be approved by the Contracting 
Officer. 


3. U. S. Treasury checks will be drawn in the amounts of auth- 
orized payment by the on site Representative of the Chief Disbursing 
Officer, payable to General Dynamics Corporation, Convair Division, 
and mailed vrith a sterile form showing the appropriate contract n umb er 
and invoice (voucher) number(s) for which the check is in payment. 

4. Checks will be transmitted to the General Dynamics Corporation, 
Convair Division, in double envelopes. The outer envelope will be 
addressed to: 


25X1 A 


25X1 A 

25X1 A 


The! return address will read: 
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